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BILL NO. S-81-04-y6£" 


SPECIAL ORDINANCE NO. S- 


MU'/ 


AN ORDINANCE approving a contract for 
Street Improvement Resolution No. 5896-81 
between the City of Fort Wayne, Indiana, 
and Rieth-Riley Construction Company, Inc. 
Contractor for street repairs. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That a certain contract dated April 2, 1981, 
between the City of Fort Wayne, Indiana, by and through its 
Mayor and the Board of Public Works and Rieth-Riley Con¬ 
struction Company, Inc., Contractor for: 


curb and sidewalks where needed on both 
sides of Creighton Avenue east of Hanna 
Street to west of Gay Street, 


under Board of Public Works Street Improvement Resolution No. 
5896-81, at a total cost of $45,767.75, all as more particu¬ 
larly set forth in said contract which is on file in the Office 
of the Board of Public Works and is by reference incorporated 
herein and made a part hereof, be and the same is in all things 
hereby ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and approval by the 
Mayor. 



APPROVED AS TO FORM AND 
LEGALITY APRIL 10, 1981. 


JOHN jE. HOFFMAN, CITY ATTORNEY 


■i 







Read ths fi^t^time in full and on motion by 

seconded by a< y/C&V _, and duly.adopted, read, the second time 

by title and referred to the Committee . (and the City 

Plan Commission for recommj^dbrt±<biTr^^ Hea ring to be h^ld after 

due legal notice, at thekCouncil Chambers, City r ^uxi ^f ~'B ntl ' a xng, Fort Wayne, 
Indiana, on__,. the_ day of 




date : L /^ 


Read the thir£/_t±me in full and on motion by 

seconded by_ J2< _, and duly adopted, placed on its 

passage. PASSED (S@S?) by the following vote: 



NAYS ABSTAINED ABSENT TO-WIT: 


TOTAL VOTES 

BURNS 

SIS3A5T 

GiaQUINTA 

NUCKOLS 
SCHMIDT, D. 

SCHMIDT, V. 

3 CH0M.3URG 

STIER 


TALARICO 








h 


DATE:_ k hllli 




CHARLES W„ WESTERMAN - CITY CLEJ 
Passed and. adopted by the Common Council of the City of Fort Wayne, 
Indiana, as (SQNING—MAR L, (GENERAL) ( ANN E^ATSm-1 A SPECIAL) 

(PiP-P-ROPRLATXON ) ORDINANCE' ('RESOLUTIONS- No. 7 ~~jf / 

on the eb? +^4/ d ay of _ f 13 p-/ 






(SEAL)! 


CHARLES W. WESTERMAN - CITY CLERK PRESIDING OFFICER 

Presented, by me to the Mayor of the City of Fort Wayne, Indiana, 
the_ Cv^day of ? ]_9 ^^ , 

t / 9 - 




at the hour of 


M.,E.S.T. 




Approved and signed by me this 

at the hour of_ _ ok. _o 1 clock 


CHARLES W. WESTERMAN 

B&kh 
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CITY PAID 

SUBJECT TO COUNCILMANIC APPROVAL 

PRELIMINARY MEETING_ 

RATIFICATION_ 


CONTRACT 


7P- sa'A ~ As 


©IjTS A01T??t!t?ilt' made and entered into day ol -— to ^ ^ 


by and between-. 


RIETH-RILEY CONSTRUCTION COMPANY, INC. 


hereinafter called “Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled “An Act Concerning- Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im- 
Improvement Resolution No.. 5896-81 

prove. curb and sidewalks, where needed, on both sides of Creighton Avenue east 

of Hanna to west of Gay Street. 


by grading and paving the roadway to a width o f XXXXXXXXXXXXXm XX mXXXXXXXXXXXXXXXXXXXXX 

XXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXXX 

upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and'to the entire satisfaction of said City, in accordance with Improve- 

.:>/ , attached hereto and by reference made a part hereof, 

ment Resolution No . 58 96 -8 1 

At the following prices: 


Concrete Removal 

Two dollars and seventy cents 
per square yard 

2.70 

Curb Removal 

One dollar and twenty-five 
cents per lineal foot 

1.25 

Wingwalks 

Two dollars and no cents 
per square foot 

2.00 

Bank Run Gravel 

Two dollars and fifty cents 
per ton 

. 2.50 

8" Alley Mouth Approach 

Twenty-five dollars and no 
cents per square yard 

25.00 

6" Private Driveway 
Approach 

Twenty-five dollars and no 
cents per square yard 

25.00 

4" Concrete Curbface 
Sidewalk 

One dollar and sixty-five cents 
per square foot 

1.65 

Removal & Replacement 
of Type I-C C.B. 

Incl. Adjustment 

Eight hundred and fifty dollars 
and no cents per each 

850.00 


Forty-five thousand, seven hundred 
and sixty-seven dollars and seventy- 
five cents 


$45,767.75 


the State of^ndiana^ha^he^s^omDlied with^^ 6 f £° m the Industrial Board of 

irjsffjzszs^ss's 




















S-81-04-15 


BILL NO. 


REPORT OF THE COMMITTEE ON PUBLIC, WORKS 


WE, YOUR COMMITTEE QN Public Works _TO WHOM WAS REFERRED AN 

ORDINANCE approvin g a contract for Street Improvement Resolution 
No. 5896-81 between the City of Fort Wayne, Indiana, and 
Rieth-Riely Construction Company, Inc. Contractor for 
street repairs 


\ 



1 ' CONCURRED IN 

AU - CHAttES VV. VVESrEXMAN, CITY CURK 




























The Contractor hereby expressly agrees to perform all the work in the prosecution of the above 
described improvement according to the terms and conditions of Improvement Resolution No.58£6^8T_ - 
the plans, profiles, specifications and the contractor's bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). ■ 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 


and in all respects completed on or hefnre June 15 _^ 19 81 an( j Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 

-jjfi—--—, 19-until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 

It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part of said work or material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor. its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City, growing out of any such injury or damage. 


To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 
successors and assigns. 

• / rj, 

IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands thisJS- 


day of_ flfZit' __ 1 9&L 

ATTEST: 



Corporate Secretary 


RIETH-RILEY CONSTRUCTION CO.', INC. 

BY: ■ - 

‘ITS: _ 

Contractor, Earty of the First Part. 



Secretary and Clerk 


Its Board of Public Works and Mayor. 



associate CITY ATTORNEY 


















BILL NO. G-78-10-41 (as amended) 

GENERAL ORDINANCE NO: G-34-78 (as amended) 

AN ORDINANCE amending Chapter 15 of the Code of the City of Fort Wayne, Indiana 

of 1974 . 

BE IT ENACTED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Section 15-13 "Employment under Municipal Contract," Article 
III, Chapter 15 of the Code of the City of Fort Wayne, Indiana of 1974 is 
amended to be and read as follows, to wit: 

"Sec. 15-13 Same- Under Municipal Contract. 

15-13-1 Definitions . As used in this Section, the following words have these 
meanings: 

a. The terms "Discriminates," "discriminating," "discriminatory" mean and 

include: 

(1) to promote segregation or separation in any manner, to treat any 
person differently, or to exclude from or fail or refuse to extend 
to any person equal opportunities with respect to hiring, termina¬ 
tion, compensation, or other terms, conditions or privileges of 
employment, because of the race, religion, sex, color, national 
origin or handicap of any such person; 

(2) also,.to fail to make reasonable accommodation to the known physical 
or mental limitations of an otherwise qualified handicapped employee; 

(3) also, to fail to make reasonable accommodation to the religious 
observance or practice of any employee or prospective employee 
unless the employer can demonstrate that the accommodation would 
impose an undue hardship on the conduct of the employer's business; 

(4) also, to make, print or publish, or cause to be made, printed or 
published any notice, statement, or advertisement with respect to 
employment that indicates a preference, limitation, specification or 
discrimination based on race, sex, religion, color, national origin-, 
or handicap; 

(5) the following practices are not included in the meaning of 
"discrimination": 

(a) for any not-for-profit association, incorporated or otherwise, 
organized exclusively for fraternal or religious purposes, to 
devote its resources to its own religion or denomination, or to 
give employment preference to its own members, 




(b) for any not-for-profit association, incorporated or otherwise, 
established for the purpose of offering or providing education, 
training or other social services and benefits -to handicapped 
persons, to devote its resources to such handicapped persons 
with respect to such education, training or social services and 
benefits. 

b. The term "handicap" means and includes: 

(1) any physical or mental impairment which substantially limits one or 
more of a person's major life activities; or 

(2) a record of such an impairment, and includes, 

(3) a person who is regarded as having such an impairment; provided 
that, 

(4) this term does not include drug or alcohol abuse or addiction. 

c. The term "obstruct" means and includes the actions of any person knowingly 
obstructing the fair and lawful enforcement of this Article of this 
Chapter by coercing or intimidating any complainant or prospective complain¬ 
ant, or any witness to any act of discrimination as defined herein, after 
such person has received actual notice of a discrimination charge or has 
been served notice of a complaint filed. 

d. The term "retaliate" means and includes the actions of any person in 
discriminating against any other person with regard to, or denying any 
other person access to or opportunities in employment, because any such 
other person has opposed any practice made unlawful by this Article of 
this Chapter, or because such other person has made a charge, testified, 
assisted or participated in any manner in an investigation, proceeding, 
or hearing under this Article of this Chapter. 

15-13-2 Mandatory Covenants . Every contract for or on behalf of the City of 
Fort Wayne for the construction, alteration or repair of any public building 
or public work or the performance of any other work or service shall contain 
provisions by which the contractor agrees, as follows: 

a. That in the performance of work under such contract or any subcontract 
thereunder, the contractor, subcontractor, nor any person acting on 
behalf of such contractor or subcontractor, will hot discriminate against 
any person who is qualified and available to perform the work to which 
the employment relates. 

b. That such contractor, subcontractor, nor any person acting on behalf of 
such contractor or subcontractor will not obstruct the enforcement of 
this Article of this Chapter. 

c. That such contractor, subcontractor, nor any person acting on behalf of 
such contractor or subcontractor will not retaliate against any person. 
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15-13-3 Enforcement . Enforcement of this Article of this Chapter shall be 
'through order of the Board of Public Works, in the following manner: 

a. Whenever any member of the Board of Public Works, or whenever the 
Affirmative Action Officef who is assigned to help watch over public 
contracts has reason to believe that any of the provisions hereof have 
been violated, the matter may be referred to the Metropolitan Human 
Relations Commission for investigation and initiation of discrimination 
charges against the contractor or subcontractor. Cases over which the 
Commission has no jurisdiction shall be investigated by said Affirmative 
Action Officer. 

b. A final order of the Metropolitan Human Relations Commission shall be 
forwarded to the Board of Public Works, which may invoke one of the 
remedies set forth in Sub Section 15-13-4 hereof. If it is a matter over 
which the Metropolitan Human Relations Commission has no jurisdiction, 
the Board of Public Works shall conduct a hearing to determine whether 
there has been a breach of this Article of this Chapter. In so doing, 
the Board may call upon the Commission for consultation. 

15-13-4 Remedies . Upon finding that a contractor or sub-contractor or any 
person acting on behalf of such contractor or subcontractor has violated a 
provision or provisions of this Article of. this Chapter, whether discrimi¬ 
nating, obstructing, retaliating, or otherwise, the Board of Works may: 

a. Deduct from the amount payable to the contractor by the City of Fort 
Wayne under such contract a penalty-of no less than ten dollars ($10.00) . 
per day, per violation, nor more than one thousand dollars ($1,000.00) 
per day, per violation. Each day on which a continuing violation exists, 
shall be deemed a separate offense; or, 

b. The Board of-Works may cancel or terminate the contract, and all money 
due or to become due thereunder may be forfeited, for a second or any 
subsequent violation of this article of this Chapter. 

SECTION 2. That Chapter 15, Article III, of the Code of the City of Port 
Wayne, Indiana of 1974 is further amened by adding thereto a new section 
15-13A, which shall be and read as follows, to wit: 

"Sec. 15-13A. A verbatim copy of Sec. 15-13 may be attached as an exhibit 
to and incorporated in and made a part of any contract made by or on 
behalf of the City of Fort Wayne, Indiana for any public work; which 
shall constitute compliance with Sec. 15-13-2." 
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15C9 


• _ • Saanpjrovessaeffst Mesolialaoai 

. # . • FOR CURB AND SIDEWALK 

§89 6 - W . 

RESOLVED BY THE BOARD OF PUBLIC WORKS OF THE CITY OF FORT WAYNE, INDIANA, 
That it is deemed necessary to Improve curb and sidewalks, -where needed, 'on both sides of 
Creighton Avenue east of Hanna to -west of Gay Street. ’' 


all in accordance with the profile, detail-drawing and specifications on file in the office of the Department of 
Public Works of said City; and such improvement is now ordered. 


It is hereby found by said Board of Public Works that all benefits accruing hereunder 
will be to the general public of the City of Fort Wayne and that no special benefits 
will accrue to any property owner adjoining said improvement or otherwise assessable 
under said improvement. The cost of said improvement shall be paid by'Community Develop¬ 
ment & Planning. "J _■: ’ ' *• ' *. : - 

































jjp/d r fyoi±-- t 



DECISION NO. TN00-2019 


POV7EH EQUIPMENT OPERATORS (CONT'D) 

GROuF\IV - Mixers Ids Capacity or Less; Trench Machine Cutting 
2li " under; Farm Tractor with less than tlaM Yard Ducket and 
• Other attachments Except Hack Hoe; truck Crane.Oiler; Power 
Subgrader hull Float; Form Grader; Finishing 1 'Machine; Pavement 
Breaker ;\ Rock Crushers; One Drum Machine; phc Air Compressor; 
Concrete Pump; Gunito Machine; Air Tugger/; Truck Crane Drivers; 
House Elevators When Used for Hoisting Material.; Two to Four 
Generators-p'r Welding Machines; Mechanised Heaters Irrespective 
of Motor Power When Used for Temporary/lleat; Small Rollers on 
Earth; Eng a no, Tenders; Wagon Drill; Rloxplane; Conveyor; Two to 
rour Water Pumps; Siphon and Pulsomoter; Distributor Operator on 
Trucks; Tampers; Power Broom; Post/flole Digger; Self-Propelled 
Concrete_^aw,* striping Machine ' (I-Vstor Driven); Form Tamper; Seaman 
B i ' k Piant fcginpra^t Greaser; Track Jack; Mud Jack; 

les MC, !: or Driven; Oilers; Darrel Typo Mixer; One 
, "V" lch ? w 1 ? 6l ' c w, ? tC!r 5 um P> Air Valves or steam Valves from 
• Concrete Mixers Without Skip; Curing Machine; Concrete & 

Blacstop Curb Mncliino;\peck/hands 

Cranes with Dooms from 1-1 
Additional $.75 Per Hour 
Cranes with Boo; 

$1.1:5 Per Hour 


to 19.9 ft. Including Jib Receive 
Including Jib Receive Additional • 



Unlisted classifications needed for work, not included .within tho 
scope of/shc classifications listed may Be added after award only 
as proved in the Labor standards contracVclauses £29 CPU, 5,S 


SUPERSEDEAS DECISION 


£™TE: Indiana COUNTIES; -‘See below 

DECISION NUMBER; IN80-2015 ‘ DATE; Date of Publication 

Supersedes Dpcision No.; IN79-2060, .dated June 22, 1979 in FR 
"3GG03 , 

DESCRIPTION OF WORK; Heavy’and Highway Construction Projects 

‘Statewide,• except Lake-, ’ 

'LaPortc, Porter and St. • 

Joseph Counties' 


CARPENTERS: , 

Jasper,'Newton and Starke 
Counties . 

Elkhart County h!js.?***^ 3- 
BarLholomew (Camp Atter- 
bury), Boone, Fountain, 
Hamilton, Hancock, Hend¬ 
ricks, Johnson (except 
Edinburg), Marion, Mon¬ 
tgomery, Morgan (except 
Washington), Parke (ex¬ 
cept portion lying west 
of a line south and north 
running through Jessup, 
Ronodale, Carbondale, 
and Poland), Putnam, 
Vermillion (north of the 
south city limits of 
Summit Grove) and Warren 
Counties 

Remainder of State of' 

Indiana 

CEMENT MASONS: 

Adams, Allen, DeKalb, 

Noble, Steuben and Whit¬ 
ley Counties 

Brown, Jackson, Jefferson, 
Jennings, Lawrence, Orang r 
Scott & Washington Cos, 
Benton (Eastern 2/3), 
Carroll, Cass, Clinton, 
Fountain (Eastern !*) , 
Howard, Jasper (South¬ 
ern 2/3), Miami, Mont¬ 
gomery, Newton (South¬ 
eastern 2/3J, Tippe¬ 
canoe, Warren (Eastern 
2/3), & White Cos. 
























Decision No. TN80-2015 


Pone 2 


Jasper (Northeastern 
portion of Co. west to,, 
but not including Wheat- 
field) , Pulaski (North¬ 
ern 2/3 of Co.), & 

Starke Counties 
Pulton, Marshall & Pu¬ 
laski (S>$)' Counties * 
Blackford, Delaware, 

Grant, Huntington, Jay, 
Randolph, Wabash, & Wells 
Counties 

Clark, Floyd, r. Harrison 
Counties 

Elkhart, Kosciusko & 
LaGrango Counties 
Boone, Hamilton (South- 
' ern if of Co., North to 
the hew Rtc. Indiana 
Bwy |32 inol. Nobles- * 
Ville), Hancock (south¬ 
ern a western part, north 
to but not incl. Wilkin¬ 
son & east to, but not 
incl. Fortville), Hend¬ 
ricks, Johnson, Marion & 
Morgan (Northern *3 of 
Co.) Counties 
Crav;ford, Dubois, Perry, 
Posey, Spencer, Vander¬ 
burgh, & Warrick Cos. 
Greene t Sullivan Cos. 
Hamilton (Northern )? of 
Co.), Hancock (Eastern 
>j of Co.),. Henry, 

Madison t Tipton Cos, 
Newton (Northern 1/3) Co. 
-DtCAlur, V aye tic, Frauklin, 
Ku»li, Onion & Wayne Cos, 



Decision No, INOQ-2015 


fogs. 3 


Daviess, Gibson, Knox, 
Martin & Pike Cos. 

Clay, Owen (extreme west¬ 
ern part of Co.), Parke, 
Putnam, Vermillion, i 
Vigo Cos. 

IRONWORKERSj 

Adams, Allen, Blackford, 
DeKalb, Delaware (North¬ 
eastern 1/3 of Co.), Grant 
(excluding S/W portion), 
Huntington, Jay, Kosciuskc 
(SW portion incl. Warsaw), 
LaGrango (Eastern of 
Co.), Noble, Randolph (N. 
part of Co, excluding 
Union City but including 
Winchester), Steuben, 
Wabash, Wells u Whitley 
Counties 

Elkhart, 'Fulton, Kosciusko 
(Rem. of CoJ , LaGrango 

(Western <? of Co.), Mar¬ 
shall, Pulaski & Starke, 
Counties 

Jasper (Northern >f of 
Co.), i Newton Counties 

Clark, Crawford, Floyd,- 
Harrison, Jackson (South¬ 
ern \ of Co.) y Jefferson, 
Jennings (Southern % 
of Co.), Lawrence (South¬ 
ern 2/3 of Co.), Martin 
(Eastern % of Co.), Orangi 
Scott t Washington 
Counties , 

Marion County 


Bade 

Ratat 


11.95 

13.62' 


Pendant Vocation 
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Decision No. INS0-2015 


Bartholomew, Boone-(South¬ 
eastern b of Co.), Brown, 
Clinton (Eastern 1/3 of 
Co.), Depatur (Western 
b of Co.),- Delaware 
(Southern 2/3 of Co.), 
Fayette (Western b of Co. 
Franklin (NW Tip of Co.), 
Grant ■ (SW portion), 
Hamilton, Hancock, Hen¬ 
dricks, Henry, Howard, 
Jackson (Northern b of Co, 
Jennings (Northern b of 
Co.), Johnson, Lawrence 
(Northeastern 1/G of Co.) 
Madison, Monroe, Morgan, 
Owen, Putnam (Eastern b' 
of Co., excluding Green- 
castle) , Hush, Shelby., 

& Tipton Counties 
Benton, Boone (Northwester: 
b of Co.), Carroll, Cass, 
Clinton (Western 2/3 of 
Co.), Fountain, Jasper 
(Southern ij of Co) , Miami 
Montgomery, Tippecanoe, 
Warren, 4 White Counties 
Fayette (Eastern Vof Co.) 
Randolph (Hem. of Co.), 
Onion (N 2/3 of Co.), 
fc Wayne Counties 
Clay, Daviess, Greene, 
Knox, Lawrence (North¬ 
western 1/G of Co«)> 

Parke, Putnam (Western b 
of Co., including Grccn- 
ca.-.Ue), Sullivan, Ver¬ 
million, f, Vigo Counties 
Dearborn, Decatur (Eastern 
b of Co), Franklin 
, (Remainder of Co-,), Ohio, 
.Ripley, Switzerland, 4 
'Union (Southern 1/3) Cos. 




Fringe Dene! 

iitl Peymcni 


Ko vriy 




Education ■ 


HAW 

Pon»lon» 

Vocation 

ond/or 
Appi. Tr. 

' 





12.25 

1.00 

1.95 


.05 

12.24 

1.00 

1.65 


.02 

■12.36 

• 1.00 

■1.4S 


.06 

11.85 

1.00 , 

2.30 


‘ .10 

13.00 

1.00 

1.45 ‘ 


.03‘ 


Decision NO. 1N00-2Q1S 


PAINTERS: 

Adams, Allen, DeKalb, 

Grant, Huntington,LaGrange- 
Noble, Steuben, Wabash, 
Whitley & Wells (Northern 
b of Co. 1 to & incl. Bluf— 
fton): 

Brush, Paperhangers; 
Rollers & Tapers 
‘Sandblasters; Spray 
Bartholomew, Decatur, 
Jackson 4 Jennings Cos.: 
Brush; Roller & Steel 
Spray 

.Denton, Clinton, Fountain, 
Montgomery, Putnam 
(except City of Gireen- 
. castl.e), Tippecanoe, & 
Warren Cos.: . 

Bruch; Roller 
Structural Steel 
Sandblasting 
. Spray 

Blackford, Cass, Delaware, 
Fulton, Howard, Jay, 
Madison, Miami, Tipton, 

4 Wells (to the South 
city limits'of Bluffton) 
Counties: 

Brush 

Spray 

•Boone, Hamilton, Hancock, 
Hendricks, Johnson, 

Marion, Morgan (North b 
of Co.) & Shelby Coa.: 
Brush 
Spray 

Brown, Monroe, Morgan 
(excluding North b of • 

Co.) 4 Owen Con.: . 

Brush 

Structural Steel 
Spray 


11.25 
11.50 

12.25 
14.52 


Eduction 
and,'of 

Appr.Tr. 
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Decision No. IN00-2015 


P«9e 6 


Carroll, Jasper, Newton, 

6 White Counties: 

Brush 

Sandblasting; Sign £ Spray 
Clark, Crawford,'Floyd, 
Harrison, Jefferson, Scott, 
£ Washington Counties: 

Brush * . 

Spray 

Clay £ Putnam (City of 
Crecncastle) Cos,: 

Brush; Drywall; Paperhang- 
cr; Pointing £ Taping 
Brush-Stool; Roller 
nrush-Swing Stage 
Spray 

• Spray-Steel 

- Sandblasting; Spray-Swing 
Stage 

Daviess, Cibson £ Knox Co‘s.: 
Brush up to 30* 

Brush over 30’ 

Spray up to 30 1 
Spray over 30' 

Dearborn, Ohio, Ripley £ 
Switzerland Counties: 

Brush; Roller; Wallwashing 
Drywall Taping & Finish; 
Paperhanging a Vinyl; 
Seamless Floors & Finish¬ 
ing Floors; Sanding 
Sandblasting & Steam Clean 
Spr-iy; Epoxy 

Tanks, elevators, Bridges, 
Stoeplec'ovcr 4(1 ft. 


Fringe Bonctlts Poymen 


.35 

.35 


.20 

.20 


.03 

.03 


9.00 

9.50 

10.05 

10.25 

10.50 

10.75 


10.55 

11.35 

11.55 

12.35 


.55 

.55 

.55 

.55 


11.50 

11.50 

12,00 


12.60 
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Dubois, Perry, Pike, Posey 
Spencer, Vanderburgh & 
Warrick Counties: 

Brush 

Spray 

Elkhart, Kosciusko, Mar¬ 
shall, Pulaski £ Starke 
Counties: ■ 

Brush 

Drywall Taping & 

Finish; Pajaer hangers; 
Spray £ Vinyl 
Fayette, Franklin, Henry, 
Randolph, Rush, Onion 
£ Wayne Counties: 

Brush 

Sandblasting; Spray 
Structural Steel; 
Scaffold over '30 .ft. 
Lawrence, Martin £ Orange 
Counties: 

Brush; £ Structural Steel 
Parke, £ Vermillion Cos.: 
Brush 
Spray 

Greene, Sullivan £ Vigo 
Counties:.. 

Brush 

Spray 

Structural Steel up to 
30' . 

Structural Steel 30* to 
100* 

Structural Steel over 
‘ 100* 


, 


Fringe Bene 

(Its Poymen 


Hourly 




Education 

Role, 

H£W 

Pensions 

Vocation 

ond/or 
Appr. Tr. 

13.05 

.80 

.40 



14,05 

.80 

.40 # 



10.44 


.40 • 


15.00p/y 

10.34 


.40 


15.00p/y 

9.35 

10.35 





9.60 





. 9.00 





10.65 



.50 


12.15 



.50 


11.25 

12.25 





11.50 



< 

.) 

12.25 





13.25 




■f 
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Dccisit 


Ho. IN0O-2OIS 


Pago 8 


LABORERS: HEAW 4 HIGHWAY' 
CONSTRUCTION 

Rare 

Fling, Benefit! Payment! 

HAW 

Pe'n,i.ni 

Vacatian 

E «nJ/or** 
Appr. Tr. 

GROUP 1 

y.uO 

.85' 

;75 


.09 

GROUP 2 

3.15 

.85 

.75 


.09 

GROUP 3 

9.20 

.05 

.75. 


.09 

GROUP 4 

9.30 

.85 

.75 


.09 ■ 

CROUP 5 

9.85 

.85 

.75 


.09 


' LABORERS 


GROUP 1 - Carpenter Tender; Chatnraan; Construction Laborers; 
Continuous Steel Rod or Hat Installer; Fence Erector; Grade 
Checker; Guard Rail Eccctor; Joint Han (Mortar, Mastic & all 
• other Typos); Lighting Installer; Lineman for Automatic Grade 
.Maker or Paving Machine; Mortar Man; Multi-plate Erector; Rip-. 
Rap Installer; Road Marking & Delineation Laborer; Rodmari; 

■Sotting 4 Placing of All Precast Concrete Products; Spraying 
Of Epoxy,'Curing compound or Like Material; Survey Crow Man; 

Wire Mesh Layer; Sign Installation, Including Supporting 
Structures 

CROUP 2 - Air Tool, Power Tool, & Power Equipment Operator; 

Asphalt Lute Man; Asphalt Rakot Man; Batch Truck Dumper; Cement • 
Handler (Bulk or Bag Cement); Chain Saw Man; Concrete Conveyor 
Assembly Man; Concrete Ruddier; Concrete Rubber; Concrete Saw 
Operator; Core Drill Operator; Hand Blade Operator; Hydro Seeder 
Man; Motor Driven Georgia Buggy Operator; Power Driven Compactor 
. or Tamper Operator; Eye Level; Power Saw Operator; Pumpcrete 
Assembly Man; Sealer Applicator for Asphalt, Toxic; Side Rail 
Setter - For Sidewalks, Side Ditches, Radii & Pavements; Spreader 
Box Tender; Straw Dlowor Man; Subsurface Drain 4 Culvert Pipe 
Layer; Transverse £ Longitudinal Hand Bull Float Man; Bridge 
Hand Rail Erector; Laborers Instrument Man; Screed Man or Screw 
Man on Asphalt Paver; Rebar Installer; Sandblaster Man; Setting 
4 Placing Pcostressed or Precast Concrete Structural Members 
CROUP 3 - Horizontal Boring 4 Jacking Man; Jackman 4 Shectman; 

Pipe Grade Man; Winch 4 Windlass Operator 
CROUP <i - Conduit Installer; Cutting Torch'Burner; Laser Beam 
■ Aligmir; Weldors (Electric or Oxy-Acctylcno); Sewer Pipe 
Layer; Water Line Installer; Manhole Eregtor 
GROUP 5 - Air Tr&cK & Wagon Drillman; Concrete Finisher; .• 

Dynamite 6 Powder Man 


, Decision No, IN0Q-2015‘ . 


LABORERS; t SEWER, TUNNEL, A WATER CONSTRUCTION 


JU r-.t-b- 



Bade 

‘ ■ Hourly 

Rale! 

S 

Basic 

Hourly 

Basic 

Hourly 

Basic 

Ro”« 

9.20 

.9.35 

3.40 
■9.50 
10.05 

9.40 
'9.55 

'10.00 

9.50 

9.00 

9.15 

9.20 

9.30 

9.85 

9.20 
9.35 
9.80 
9.30 • 

9.00’ 
9.15 ' 
9.20 
9.30 
9,85 

9.20 
9.35 
9.80 
9.30 ^ 

9.20 

9.35 

9.40 

9.50 

10.05 

9.4C)/ 
9^55 
Iff. 00 
' 9.50 

9.40 
9.55 y 
9.60/ 
9.70 
1/25* 

9.60 

9.75 

10.20 

9.70 

■ Fringe Benefit! Payments 


H4W 

Pen.iey/ 

^Vacation 

Education 

Appf.°Tr. 

V.85 

V',75 


' .09 


ZONE 1: Jasper, Laki, LaPorte./Newtdn, Porter, 4 Starke Counties 
(Excluded from this/schedule)\ 

ZONE 2: Elkhart 4 St. Jos_ef>h Counties ' 

ZONE 2A: Kosciusko, LaGt/nge," 4 Marshal\counties 
ZONE 3; Benton/ Blackford, Boone, CarrolK Cass, Clinton, Delaware, 
Fayette, Fulton, Grant, Hamilton,'\mcock, Henry, Howard, 

Jay, Madisort, Miami, Montgomery, Pulaski, Randolph, Rush, 
Tippccano.e, Tipton, Union, Kay.ne, 4 White Counties 
ZONE 4: Marion 4'Shelby Counties \ 

ZONE 5; Bartholomew, Brown, Clark, Clay, Crawf&rd, Daviess, Dearborn, 
Decatur, DuUois,. Floyd, Fountain, FrankAin, Gibson, Greene, 
Haprison, Hendricks, Jackson, Jefferson,NJonnings, Johnson, 
Kpbx, Lawrence, Martin, Monroe, .Morgan, OINio, Orange, Oven, 
yParko, Perry, Pike, Posey, Putnam, Ripley, \cott, Spencer, 
f Sullivan, Switzerland, Vanderburgh, Vcrmilli\n, Vigo, Warren, 
Warrick, 4 Washington Countius ' 
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LABORERS (SEWER, TUNNEL, & WATER CONSTRUCTION) 


GROUP 1 - Carpenter Tender; Chainraan; Construction Laborers; 
Continuous Steel Rod or Mat Installer; Fence Erector; Grade 
Checker; Guard Rail Erector; Joint Man (Mortar, Mastic & all 
other Typos); Lighting Installer; Lineman £or Automatic Grade 
Maker or Paving Machine; Mortar Man; Multi-plate Erector; Rip- 
Rap Installer; Road Marking s Delineation Laborer; Rodman; 

Setting £ Placing of All Precast Concrete Products; Spraying 
of Epoxy, Curing compound or Like Material; Survey Crew Man; 

Wire Mesh Layer; Sign Installation, Including Supporting 
Structures 

GROUP 2 - Air Tool, Power Tool, £ Power Equipment Operator; 

Asphalt Lute Man; Asphalt Raker Man; Batch Truck Dumper; Cement 
Randier (Bulk or Bag Cement); Chain Saw Man; Concrete Conveyor 
Assembly Man; Concrete Puddler; Concrete Rubber; Concrete Saw 
Operator; Core Drill Operator; Hand Blade Operator; Hydro Seeder 
Man; Motor Driven Georgia Buggy Operator; Power Driven Compactor 
or Tamper Operator; Eye Level; Power Saw Operator; Pumpcrote. 
Assembly Man; Sealer Applicator for Asphalt, Toxic; Side Rail : 
Setter - For Sidewalks, Side Ditches, Radii S Pavements; Cpreadec 
, Box Tender; Straw Blower Han; Subsurface Drain & Culvert Pipe 
Layer; Transverse £ Longitudinal Hand Bull Float Man; Bridge 
•Hand-Rail Erector; Laborers Instrument Man; Screed Man or Screw 
'Man on Asphalt Paver; Rebar Installer; Sandblaster Man; Setting 
£ Placing Prestressed or. Precast Concrete Structural Members 
GROUP 3 - Horizontal Boring £ Jacking Man; Jackman & Sheetman; 

Pipe Grade Man; Winch £ Windlass Operator 
GROUP 4 - Conduit Installer; Cutting Torch Burner; Laser Beam 
Aligner; Welders (Electric or Oxy-Acetylono); Sewer Pipe 
Layer; Water Line Installer; Manhole Erector 
GROUP 5 - Air Track £ Wagon Drillmari; Concrete Finisher; 

Dynamite £ Powder Man 
CROUP 6 - A. Bottom Man; Concrete Man 
• . B. Concrete. Headman 

C. Miner or Header Man 
b. Mucker £ Tunnel Laborer 
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DECISION NO. TN80-2015 ___ ' l^C? .. 

POWER EQUIPMENT OPERATORS 2 of 3 

Croup l*i Air Compressors in Manifold with throttle valve; Asphalt riant 
Engineer; Auto Grade or similar type machine; Auto Patrol; Backlioc on 
Farm type Tractor, 65 ll.P, and over; Ballast Peculator (U. It.); Bit¬ 
uminous Mixer; Bituminous Paver; Bituminous Plant Engineer;. Bull Doner; 
Caisson Drilling Machine; Cherry Picker - 15 ton or over;-Chip Spreader'; 
Concrete Mixer 21 cu. ft. - or over; Core Dri 11'itiQ Machine; Crane of Derrick 
with any attachment Including clamshell, dragline, shovel, backhoc, etc.; 
Dredge Engineer; Dredge Operator; Drilling Machine on which the drill Is 
: an integral part; Earth Mover - rubber tired (paddle wheel, 619, 631, . 

' TS-26 or similar type); Earth Mover, rubber tired - tandem (50 cents per 
hour additional for each bowl); Elevating Crador; Fork Lift (10 ton or 
over); P.C.C. Formless Paver; Cradall; Gravel Processing Plant (Portable); 
Operator of .Cuard Rail Post Driver; tiighlift Shovjl - 1-1/2 cu. yd. or 
over; Holst (2 drums and over); Helicopter - Crew; Hydraulic Boom Truck; 
Keystone (Skimmer Scoop); Loader - .s^lf-propelled-fBelt-chain Wheel); 
Locomotive Operator; Mucking Machine; Panel Board Concrete Plant (Central 
Mix type); Paver-IIetherington; Pile Driver - Skid or-Crawler; Road Paving 
* Mixer; Rock Breaking Plant; Rock Crushing"Plant (portable); Roller - 
Asphalt, Waterbound Macadam; Bituminous Macadam, Brick Surface; Roller with 
Dozer Blade; Root Rake; Tractor Mounted; Self-propelled Hidener; Stump 
Remover, Trac-tov Mounted; Surface Heater and-Planer; Tandem Push TrActor 
(50 cents per hour additional); Tractor - "Boom, Winch or Hoc Head; Tractor • 
Push; Tractor Mounted Spreader;-Tree Mover; Trench Machine (over 26"); •; 

Tug Boat Operator; Weil Drilling Machine; Winch Truck with A-Frame; Tractor 
viiLh scoop . • • 

Croup 2i Air .Compressor with throttle valve or- Clever Brooks type com¬ 
bination; Backfiller; Back Hoe on Farm type Tractor, under 65 H.P.j Bull 
Float; Cherry Picker under 15 ton; Chip Spreader (self-propelled); Con¬ 
crete Pump; Concrete Mesh Depressor -Independently operated; Concrete 
Spreader - power driven; F.nd Loader under 1-1/2 cu. yd.; Excavating 
Loader - portable; Finishing Machine and Bull Float; Cunitc Machine; Head 
' Greaser; Mechanic; Mesh or Steel Placer; Multiple Tamping Machine (R.R.); 
P.C.C. Concrete Belt Placer; Pull Grader -.power control.; Refrigerating 
Machine - freezing operation; Ross Carrier; .Shccpfoot Roller (self-pro-, 
.polled); Tamper - Multiple Vibrating - Asphalt, Waterbound Macadam, 
Bituminous Macadam, Brick Surface; Trench-Machine" 26" and under; Tulle " . 
Float; Voider ■ . 
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.DECISION NO* IN 60-2015 . 


paj;e , * ~P4 


. , POWER EQUIPMENT OPERATORS (Cant'd) 3 of 3 

Croup 3: Assistant Plant Engineer; Base Paver .(Jersey or similar typo 
machine); Concrete Finishing Mach Inc; Concrete tllxer « less than 31 
cu. ft.; Curb Machine; Farm Tractor - Including farm trnctor'wllh all . 
attachments except backhoc and including high lift end loaders of 1 cu. 
yd, capacity or less; Fireman, (on boiler); tic* I s L (one drum); Operator, 

5 pieces of minor equipment; Paving Breaker; Power Broom, self-propelled;- 
Roller (Earth and Sub-hase material); Slurry Seal Machine, Spike Machine 
(R.R.); Tamper - Multiple Vibrating - Earth and Sub-base material); 
Throttle Valve; Throttle Valve and Fireman combination on horizontal or 
upright boiler; Troetairc with Drill; Tractor - 50 H.P. or over; Well 
‘Point System; Widcncr (Apsco or similar type) 

Croup As Air Compressor; Assistant to Engineer - Oiler; Automatic Dry 
Batch Plant; Bituminous Distributor; Bituminous Patching Tamper; Belt 
» Spreader; Broom and Belt Machine; Chair Cart (self-propelled); Coleman 
Type Screen; Conveyor (portable); Deck Hand; Digger Post Hole (power- 
driven); Fork I.ift - under 10 ton; Form Cradcr; Form Tamper (motor driven) 
Generator; Greaser TenderHcthcvington Driver; Hethcrington Tender ; 

Hydra, Saeder; MechanicsTcnder; Mechanical'Ilea ter; Operator 1 thru A pcs. 
of minor equipment; Outboard or Inboard Motor Boat; Power Curing Spraying 
Machine; Power Saw » Concrete (power driven); Pug lit 11; l’ull Broom (power 
type); Seaman Tiller; Straw Blower or Brush Nulcher; Striping Machine, 
"Paint,(motor driven); Sub-grader; Tractairc; Tractor (below 50 H.P.); 

Truck Crane Oiler - Driver; Spreader; Water Puinp; Welding Machine f-. i 
of 200 amps or over , , . 



Pat 


15 



msSIFICAVIOHS 

Croup It Air Compressor (pressurizing Shafts, Tunnels and Divers); Atr 
Tugger; Auto Patrol; Dock Filler; Eackhoo; Doom Cat; During Machine; 

Bull Dozer; Caisson Drilling Machine; Cherry Picker; Compactor (with ; 
dozed blade); Concrete Mixer (dual drum); Concrete Plant; Concrete 
Pump; Crane ulth all attachments'; Crane - electric overhead; Derrick; 

Dual Purpose Truck (pitman type); Ditching Machine (10* and over); 

Dredge; Elevators (when holsti.ng material or tools); Fork Lift; Form¬ 
less Paver; Generator (poviur for Weldors or Compressors); Cradall; 
‘Helicopter} Helicopter Winch Operator; High Lift - Front End Deader; 

Hoistj locomotive and/or Dinky Engine; Mechanic on job cite; Mucking 
Machine; Panel Hoard Concrete Plant; Pile Driver; Push Cat; Scoop and 
Tractor; Scraper - rubber .tired; Spreader - tractor mounted; Straddle 
Carrier - Rosa type; Sub Dane Finish Machine (C.M.I. or similar ); Town t 
Crane; Tractor with H.ickhoe {1/1 yard and over); Trench Rox - power 
1 driven; Tunnel Shield; Welder (craft) 
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decision r.'Q ....TH 8.0^2.015 


,£aaaJL6 


Croup.2; A-Frame Truck; Batcher Plant (Automatic-Dry Datch); Bending 
liaehi.no - power driven; Bituminous Mixer; Bituminous Paver; Blturainoiia 
Plant Engineer; Boatman; Dull Float; Compactor or Tamper'- self-pro¬ 
pelled; Concrete Mixer (21 cu. ft, or over); Concrete Spreader - power 
driven; Ditching Machine (lees than 10"); Drilling Machine; Finish 
Machine and Dull Float; Finishing Machine; Fireman - Pile Driving and 
hollers; Gunlto Machine; Hoad Greaser; Mesh Represser - Mesh Placer; 

P.C.C. Concrete Dolt Placer; Roller - Asphalt, Stone and Sub Dase; Rotary ' 
Drill; Sheepsfoot Roller - self-propelled; Spreader or Base 
Pavec - self-propelled; Sub Grader; Throttle Valve with Air Compressor 
or Dollerj Tractor with Backhoc (under 1/2 yard); Tractor - High Lift, 
farm type; Tractor, industrial type; Tractor with Winch; Well Points; 

Winch Truck 

Croup 3: Air Compressor (210 cu. ft.^and over); Bituminous Distributor; 

Chair Cart; Concrete Curing Machine;"'Concrete Saw; Dope Pot, power agitated; 
Flex Plane; Form Grader; Hydrohammer; Jacks - Hydraulic, power driven; 

Minor Equipment Operator 2, 3, <1 or 5; Paving Joint Machine; Post Hole 

; Digger; Roller, earth; Throttle Valve; Track Jack, power driven; Tractor, 
farm type;. Truck Crane Driver •• 

Croup <i Air Compressor (less than 210 cu. ft.); Concrete Mixer (under 21 
cu. ft.); Conveyor; Generator; Mechanical Heater; Oiler; Power Droom; Pump 
Welding Machine; Tenders 


POWER EQUIPMENT OPERATORS 
(Sewer, Tunnel, A Water 
Construction) 

Bartholomew,.Brown,'Clark, Crawford, Dearborn, Decatur, Dubois, Floyd, Franklin, 
libson, Harrison, Jackson, Jefferson, Jonninflo, Lawrence, Martin, Ohio, Orosco, 
Perry, Pika, Pooey, Ripley, Scott, Spencer,'Switzerland, Vanderburgh, Warrick, 
i Vnohinjton Counties 


Croup 2 


Fringe Bench'll Poywc 


$10.25 
0. IS 
7.01 


Page 17 


decision tin, tnnn-?m q 


CLASSIFICATIONS 

Croup 1: A-Frame Winch Truck; Air Compressor, BOB cu. ft. and over; Air 
Tugger; Auto-grade (CMI); Auto Patrol; Dackhoc; Ballast Regulator (RR); 
Datclicr riant (electric control concrete); Bending Machine (Pipe); Bit¬ 
uminous Plant; Bituminous Mixer Travel Plant; Bituminous Paver; Roller; 
Bulldozer; Cable Way; Chicago Boom; Clamshell; Concrete Mixer (21 cu. ft. 

•or over); Concrete Paver; Concrete Pump (Crete); Crane; Craneman; Crusher 
Plant; Derrick; Derrick Boat; Dinkey; Dope Pots (Pipeline); Dragline; 

Dredge Operator; Dredge Engineer; Drill Operator; Elevating Grader; Ele¬ 
vator; Ford Hoe (or similar type equipment); Forklift; Formless Favor;- 
Gantry Crpnc; Gradoall; Grademan; Grout Pump; Helicopter Crew; Hethorington 
Paver; Highlift; Hoist; Hopto; Hough Loader (or similar type); Hydro Crane; 
Hydro Hammer; Locomotive Crane; Locomotive; Mechanic; Mobile Mixer; Motor 
Crane; Mucking Machine; Multiple Tamping Machine (RR); Overhead Crane; Pile 
Driver; Pulls; Push Dozer; Push Boats; Roller (Sheepfoot); Ross Carrier; 
Ecoopj Shovel; Side Eocm; Swing Crane; Tail Boon; Tac Machine (Pipeline); 
Throttle Valve; Tower Crane; Trench Machine; Welder, heavy duty; Truck. 

,Mounted Concrete Pump and Drill; Kell Point) Khirlcys 

Croup 2i Air Compressor (up to 900 cu. ft.); Brakeman; Bull Float; Con¬ 
crete Mixer (over 10S, and under 21S); Concrete Spreader or Puddlcr; Dick 
Engine; Electric Vibrator Compactor (earth or rock); Finishing Machine; 
Fireman; Greaser (on grease facilities servicing heavy equipment); Material 
Pump; Motor Boats; Portable Loader; Post Hole Digger;.Power Broom; Rock 
Roller; Roller-wobble wheel (earth and rock); Spike Machine (RR); Seaman 
Tiller; Spreader Rock) Sub-grader) Tamping Machine) Holding Machine; Wiiiener 
(Apsco or Similar type),' ' . ' ’ 

Croup 3; Bituminous Distributor; Cement Cun; Concrete Saw; Conveyor; Deck 
Hand Oiler') DrlllTendor; Earth Roller) Form Grader; Generator; Guard Rail. 
Driver; Heater; Oiler) Paving Joint Machine) Steam Jenny; Truck Crane Oiler; 
Vibrator; Water Pump 



















■ Decision Ho. IN30-2015 


Page in 


POWER EQUIPMENT OPERATORS 
(Tunnel 4 Sower Conotr'uctioi 
Boone, Clay, Daviess, foun¬ 
tain, Greene,’Hendricks, 
Knox, Monroe, Montgomery, 
Morgan, Owen, Parke, Put¬ 
nam, Sullivan, Vermillion, 
Vigo, 6 Warren Counties; 


GROUP X 
GROUP n 
GROUP III 
GROUP IV 


^X 


) 

Baric 

Hourly 

Fringe Benefit* Payments 




Education 

Salts 

Hi# 

Pensions 

Vocation 

Appr. Tf. 

4-3-r3r5- 

.-55 ■ 

tW 


rOO 1 

iCTtrs ■ 

r-5-5 

•ms 


7fIff 

■tmrs- 

^55 



rW 

8.00 

.55 

.75' 


. .08 


GROUP I Master Mechanics 
CROUP IX Utility Operator 


CLASSIFICATIONS, 


£B§M.O„U Po '*'er Cranes; Draglines; Derricks; Electric Overhead Cranes; 
Shovels; Crndall; Mechanics; Repair and Maintenance of all Equipment; 
Tractor Highlift; Fork lifts; TournadozerJ Mixer over IAS Capacity; 
Tournattixcf; Two Drum Machine or Two Cage Hoists; Cableways; Tower 
Machines; Kotor Patrol; Boom Tractor; Boom or Winch Truck;, Truck Crane; 
tTouvnapull-, Tractor operating Scoops; Bulldozer; Push Tractor; Finishing 
Machine on Asphalt; large Tiollers & Rollers on Asphalt, 1 Gravel,' Macadam 
and Brick Surface; P.oss Carrier or similar Machine; Cravel Processing 
Machine; Asphalt Plant Engineer or Tug Mill, 1 Two Air Compressors, 1 llcther- 
ington Tavcr Operator; Fa hi Tractor with half Yard bucket and/or Back Hoc 
Attachment; trench Machines cutting over 2A", 1 Dredging Equipment, 1 Central 
Mix Plant Engineer; CMI or similar typo Machine," Concrete Spreader; Cherry' 
Picker; Standard or Dinkey Locomotives; Scoopmobilcs 1 , Euclid Loader; Soil 
Cement Machines; Back Filler, 1 Elevating Machine; Tower Blade, 1 Asphalt Plant 
Engineer, 1 Well Drilling Machines,* Paint Machine, 1 Pipe Cleaning Machines; 
Pipe Wrapping Machine, 1 Pipe Bending Machine; Apsco Paver; Boring Machine; 
Tractor Without Winch 1 , Head Equipment GreasersJ Barber Green Loaders," 
Formless Paver; Well Point System Hydra A:<; Rer.co Concrete Saw, 1 Marino 
Scoops; Brush Kulchcv; Brush Burner; Mesh Placer; Tree Mover, 1 Helicopter 
Crew (3); Pile Driver Skid or Crawler; Stump Remover; Root P.ake; Tug Boat 1 
Operator; Refrigerating Machine Freezing Cpe.rat.6r; Chair Cart -'Self Pro- 
pcllcJ; Hydra Seeder, 1 Straw Blower; Concrete Mixers with Skip; all one Drum 
Hoist;; villi Tower or Boom, 1 Dredge Engineer; Dredge. Operator, 1 Rock Spreader; 
Truck or Skid Mounted Tower Crane; Engine or Rock Crusher Plant; Boiler 
Operator; Concrete Plant Engineer; Loaders; Hydra Crann Caissons; Shaft or 
.any similar typo firming Machine; Cdticrclft •Curl/Math inn ‘•Self Propelled; 
Winch or Hydraulic Boom Truth ' . . . 


Pago 1 9 

DECISION NO. TN80-20 1S • 

rOWHU EQUIPMENT OPERATORS '' ‘ “ 1 of 2 


GR0W_1V Mfxors 14S capacity or less; Trench Machine cutting 7.A" and under,' 
“Farm Tractor with less than half yard bucket and other Attachments except 
Back Hoc,* Truck Crane Oiler; rower Subgrader',* Uull Float; Form Grader; Fin- 
fishing Machine;Pavement Breaker; Rock Crushers; One Drum Machine; One Atr 
Compressor; Concrete Pump; Cuulte Machine; Air Tuggers; Truck Crane Drivers; 

- House Elevators when used for hoisting Material; Two Co Four Generators or 
/ Welding Machine; Mechanized Heaters irrespective of Motor Power when used for 
temporary heat; Small Rollers on Earth; Engine Tenders; Firemen, 1 Wagon Drill; 
Klcxplane, 1 Conveyor; Two to Four Water Pumps, 1 Siphon and Pulsoceter, 1 Switchman 
on Paine Pots; Fireman on Asphalt Plants; Distributor Operator on Trucks; Tam- ' 
pers; Power Broom, 1 Post Hole Digger,* Self-propelled Concrete Saw. 1 Striping 
Machine (Motor Driven), 1 Form Tamper; Seaman Tiller; Bulk Cement Plant Equipment 
Crcaser; Track Jack; Mud Jack; Concrete Buggies motor driven; Oilers; Barrelj 
Typo Mixer; One Welding Machine or One Water Pump; Air Valves or Steam Valves 
from Plant; Concrete Mixers without Skip; Curing Machine; Concrete 4 Blacktop 
Curb Machine; Deck Hands 


Cranes with booms from 149 ft. to 199 ft, including jib. receive, additional 
$.75. per hour , 

Cranes With boom over 199 ft. Including job seedivp additional $1.25 p6r hour. 
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DECTS 10« HO. ‘lNn o-2015 ‘ 


POWER EQUIPMENT OPERATORS 
(Tunnel 4 Sewer Construction) 
Jasper, Newton, Pulaski,- & Starke 
Counties ‘ . • 


Croup 2 
Croup 3 
Croup 4 


CLASSIFICATIONS ' _ . 

Croup it Mechanics Asphalt Plants Autograde; Batch Plants Benoto (requires 

• two engineers)s Boiler and Throttle Valves Boring Machine (Mining Machine)s 
Cqlf.son Bigs; Central Redimix plant)'combination Backhoc, Front End Loader 
with Bachhoe Bucket, over 1/2 cu. yd.) Combination Tugger Hoist and Air Con- 
pressor; Compressor and Throttle; Concrete Breaker (truck mounted)) Concrcto,. 

' Conveyor; Ccnctcte raver over 27E cu. ft.; Concrete Paver 27E cu. ft. and 
' under; Concrete Pump vlth Boom (truck mounted); Concrete Tower; Cranes, all; 
Cranes, tiammerhead Tower; Creter Crane; Derricks, all; Derricks, traveling; 
Forklift - Lull type; Forklift - 10 ton and over; Hoists, one, two, and throe , 
drun; Hoist, two tugger, one floor; Hydraulic Boon Truck) Locomotive’, all; * 
Kotor Patrol) Mucking Machine; Pile Drivers and Skid Rig; Pit Machines) Pre- 
stress Machine) Pump Crete: and similar types) Rock Drill (self-propelled)) 
rxick Drill (truck mounted); Sllpform Paverj Straddle Buggies; Tractor with 
Boon and Side Boon; Trenching Machine) Winch Tractors • 

Croup 2: Asphalt Spreader; Boiler; Bulldozers) Combination Backhoc, Front- * 
end Loader with .Backhoc Bucher, 1/2 cu. yd. and under; Cruder, Elevating; 
Creascr Engineer; Grouting Machines; IllghliXt Shovels or Front Endloadcr; 

Hoist, automatic; Cowboy Drilling Machines; Hoists, all elevators; Hoists, 
Tugger, single drum; post Hole Digger; Rollers, all; Scoops - tractor drawn; 
Stone Crushers; Tournapull; Winch Trucks 

Croup 3: Concrete Mixer 17 bag and over); Conveyor, portable; Steam Ccncratocs; 
Tractors, farm and similar type; Air Compressor - small, 150 and under (1 to S 

* not to emceed a total of 300 ft.); Air Compressor — large, over ISO; Combi¬ 
nation'- email equipment operator; Forklift - under 10 ions; Generators; ' 

Pumps (1 to 3 nut to exceed a total of 300 it.); rumps, well Points; Holding 
Machines (2 through S); Winches, 4 electric Drill Winches 

Croup A; Heaters, Mechanical (l to 5); Oilers 4 Switchman 


FliaQc RenefiU Permea 


HAH Pc«i« 


513.20 

12.70 

11.15 

10.15 


J1.10 

1.10 

1.10 

1.10 


51.10 

1.10 

1.10 

1*.10 


DECISION HO. IN 80.-2015— 


CROUP A 
CROUP B 
CROUP C 
CROUP D . 
CROUP E 
CROUP F. 
CROUP C 
CROUP 11 
CROUP I 
CROUP J 
CROUP K 
CROUP L 


4^^ / - 


Ml 



CROUP C 
CROUP 11 

■ CROUP T 
CROUP J 

Croup k 


CLASSIFICATIONS 

- Accy Wogons over 3 Buckets 

- Accy. Wagons to and including 3 Buckets 

- Tandem-1Andca Semi-Trucks; Truck Mechanics and Welders; Heavy Equip¬ 

ment Type Water Wagon over 5.000 Callons; Tri-Axle Trucks pulling 
Tilt-Top Trailers; Low Boys, Tandem-tandem Axle 

- Tri-Axle Trucks;. Tandem Axle Trucks; Equipocne not self loaded or 

pusher loaded such as Koehring or similar Dumpster, Track Truck, 

• Euclid Bottom Duop arid Hug Bottom Dump, Tournatrailcrs, Toutna- 
rockcrs, Athey Wagons, or similar‘equipment over 12 cu. yd.; Tan¬ 
dem Axle Trucks pulling Tilt-Top Trailers;. LowBoys; Tandem Axle 
Tri-Axle Batch 

- Tandem "Dog-Legs" Trucks; Semi-Water Trucks; Sprinkler Trucks; 

Heavy Equipment Type Water Wagons 5,000 Callons S Under 
» Truck Mounted Faveaent Breakers; Tandem Trucks over 15 Ton Payload; 

Single Axle Semi-Trucks; Farm Tractors hauling material;- Equipment 
. not self loaded or Pusher loaded such as Eochrlng or sinilat Dump¬ 
ster, Track’Truck, Euclid Bottom Dump'and Hug F.ottcm Dump, Touroa-• 
/Trailers', Tournnrockcrs, /.they Wagons or similar equipment 12 cubic 
yds. & under; Mixer Trucks, All Types; Single Axle Trucks pulling 
Tilt-l’op Trailer; towboys, Single Axle . 

- Tandem Axle Fuel Trucks; Tandem. Axle Water Trucks; Bituminous Dis¬ 

tributor (one man) 

• Single Axle Hog-Legs; Tandum Trucks or Dog Legs; .Winch Trucks or A 

. Frames used for Transportation; P.atch Trucks Wet or Dry over 3 (35E) 
Batches-.Crcnsc and Maintenance Truck Servicing Tandem Axle Trucks 

• Single Axle Fuel Trucks; Single Axle Water Trucks; Bituminous Dis¬ 

tributor:;, (two man) 

• Single Axle Straight Trunks; Wet-or Dry 3-(34C) Dutches or less; 

Crease 4 H.iiiiti-nnnen Trunks servicing Single Axle Trucks 

■ Tenders; Greasers; Tiro men; Batch Board Tenders 

■ Pluk—lip tiucks 


XSflT ijDTit i e-pot W;r.i: per employer 
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DECISION UO» IIIOO-JOIS 


rACB 22 


' WHS CONSTRUCTION 



?A<?e 23 


DECISION NO.* tHSO-2015 
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Modification Pago 23 


IeCISION NO. IN80-2015(Coat'd) 

ADORERS* SEWER, Tlftm, & WATER CONSTRUCTION 



ZONES 


ZONE is Jasper, Lake, LnForte, Nov/ton, Porter, & Starke Counties 
{Excluded from this schedule) 

ZONE 2: Elkhart Co. 

ZONE 2At Kosciusko, tnGrango, & Marshall Counties 
ZONE 3s Benton, Blackford, Boone, Carroll, Cass, Clinton, Delaware, 
. Fayette, Fulton, Grant, Hamilton, Hancock, Henry, Howard, 

Jay, Madison, Marion, Miami, Montgomery, Pulaski, Randolph, 
Rush, Shelby, Tippecanoe, Tipton, Union, Wayne, £ White 
Counties 

ZONE *Ij Bartholomew, Brown, Clark, Clay, Crawford, Dearborn, 
Decatur, Floyd, Fountain, Franklin,-Grccnc, Harrison, 
Hendricks, Jackson, Jefferson, Jennings, Johnson, Bawrence, 
Martin, Monroe, Morgan, Ohio, Orange, Owen, ,Parkc, Perry, 
Putnam, Ripley, Scott, Sullivan, Switzerland, Vermillion, 
Vigo, Warren* ,& Washington Counties 
ZONE 5s Daviess, Dubois, Gibson, Jinox, Pike, Posey, Spencer, • ■ 

Vanderburgh, & Warrick Counties- ■ 
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MODIFICATIONS P. 4 
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MODIFICATIONS P. 5. 
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, IN RE-/ WAGE SCALE CODE: S-SKILL ED 

SS-SEM1 SKILLED 

- ( ' US-UNSKILLED 

• ' r IF-INDUSTRIAL FUND 

PW-PER WEEK 

’We, the undersigned committoa, baing appointed to prepare a schedule of the prevailing 
wages to be paid in connection with, ALL CONSTRUCTION AND MAINTENANCE CONTRACTS BY 
T?/E BOARD OF WORKS, CITY OF FT. WAYNE, INDIANA, DURING THE MONTHS OF JANUARY, FEBRUARY 
AND MARCH, 15981 . 

in compliance with the provisions of CHAPTER $ 319 of the acts of the GENERAL ASSEMRLY of 
INDIANA, 1935, have established a schedule as hereinafter set forth for the following trades 
to.wit; 


TRADES OR OC CUP A TION 

ASBESTOS WORKER 
BOILERMAKER 
BRICKLAYER 
CARPENTER 


(BUILDING) 

(HIGHWAY) 


CEMENT MASON 
ELECTRICIAN 
ELEVATOR CONSTRUCTOR 
GLAZIER 
IRON WORKER 

LABORER (BUILDING) 

(HIGHWAY) 

(SEWER) 

LATHER 

MILLWRIGHT b P1LEDRIVER 

OPERATING ENGINEER (BUILDING) 
(HIGHWAY) 
(SEWER) 

PAINTER 

PLASTERER 

PLUMBER b STEAMFITTER 
MOSAIC b TERRAZZO GRINDER 
ROOFER 

SHEETMETAL WORKER 
TEAMSTER 


(BUILDING) 

(HIGHWAY) 


s 


15-00 


1.25 



3c If 

s 


16.00 

- 1,371. 

1.40 


3c 


s 


13.11 

:-J7. . 

.80 



6 If 

s 


12.30 

.70 

6? 


2 C 

4 If 

s 


12.73 

.80 

.80 


5c 

2 if 

s 


n.85 

• 75 

.80 


2C 


s 


14.85 

—•■55. 

3^,70 


6c 

15 if 

s 


13-53* 

1.191 

-95 

85; 

31c 


s 


12.39 


.25 

.40 

6c 

31 Choi l tiny 

s 


14.20 

1 .00 

1.60 


4c 

25cannulty 

2 if 

S-SS 

us 


9 . 35 - 10.35 

.85 

• 75 ' 


9c 



|ss 

9 . 00 - 9.85 

.85 

• 75 


9C 


3-IlS^ 

fes 

9.00-9785 

.85 

.75 


9C 


s 


12.33 


.80 


ic 

3 If | 

s 


12.70 

• 70 

f)% 


2C 

4 If 

s-ss 

US 

, 

9.40-14.00 

• 75 

.90 


10 c 


s-ss- 

US 

9 . 29 - 12.44 

.75 

.65 


10c 


3-SS- 

US 

9 . 29 - 12.44 

.75 

.65 


10c 


s 


10 . 70 - 11.70 

.60 

1.00 


12C 

6c mlsc. | 

s 


12.30 

.60 

.80 



| 

s 


15.12 

.85 

1.30 


7c 

7C If i 

s 


9 . 50 - 11.50 






s 


12.90 


.40. 




s 


14.16 

.92 

1.01 

1 

l 

I5C 1 

18 sasml ' 

15 If 

S-SS 

US 


10 . 601 - 11 . 5 v 

36.50pw 

1 f) 

1 .00pv 




S-SS-l 

JS 

TO.21-10.Hr 

34.50pw" 

^1. 00 fw 





If any CLASSIFICATIONS ARE CM ITT ED IN THE ABOVE SCHEDULE, THE PREVAILING WAGE SCALE SHALL BE 
PAID. The above and forgoing shall shall be the minimum prevailing wage scale for this project 
as sot by the wage scale committee, but in no way shall it prevent the contractor or sub - 
contractor from paying a higher rate of wages than set out in the schedule of wages on file. 

DATED THIS4? DAY OF . 19 P 6 sJ/Us _ 

REPRgSENTlff) GOVERNOR, STATE 0$) INDIANA. 

him 


Li 

SENTl 


REPRESENTING THE AWARDING AGEN1'. 

v --- 

REPRESENTING STATE A.F.L. b C.1.0. 































































SQ'J.M. CLAUSE 


During the performance of this contract, the contractor agrees 
as follows; 

(1) The contractor will not discriminate against any employee 
0 v- applicant for employment because of race, color, religion, sex, 
o ; national origin/ The contractor will take affirmative action 
to ensure that applicants are employed,-and that employees are 
t*-«ated during employment without regard to their race, color, 
religion, sex, or"national origin.' Such action shall induce, 
bu^not be limited to the following: Employment, upgrading, 
demotion, or transfer; recruitment or recruitment advertising; 
ia V o^f or termination; rates of pay or other forms of compensation; 
Zvd selection for training, including apprenticeship. The contractor 
ag-ees"*to oost in conspicuous places, available to employees and 
applicants** for employment, notices to be provided setting forth the 
provisions of this nondiscrimination clause.. 

{2) The contractor will, in all solicitations or advertisements 
f 0 - employees placed by or on behalf of the. contractor, state that 
all cualifiefi applicants will receive consideration for employment 
without regard to race, color, religion, sex, or national origin. 

(3) The contractor will send to each labor union or reoreser.tati\ 

6 jz wo ^ <Q ; s with which he has a collective bargaining agreement or 
othe-'contract or understanding, a notice to be provided advising 
the said labor union or workersV representatives of the contractor's 
commitments under this section, - and shall post copies of the notice 
in conspicuous places available to ‘employees and applicants for 
employment. ■ • - 

(4) The contractor will comply with all provisions of Executive 
0-de~ t 12*45 of September 24, 1965, and of the rules, regulations, 
and relevant orders of the Secretary of Labor. ... 

(5) ^he contractor will furnish all information and reports 

^ecui-ed"by Executive Order 11246 of September 24, 1965, and by■ 
; u { es " regulations, and orders of the Secretary of Labor, or pursuant 
^hereto, and will permit access to his books, records, and accounts 
bv ^he administering agency and the Secretary of Labor for purposes . 
of investigation to ascertain compliance with such rules, regulations 
and orders. • • ■ 

(6) In the event of the contractor's noncompliance with the 
nondiscrimination clauses of this contract or with any of the said _ 
*>-ules peculations, or orders, this contract, may be canceled, ter- . 
in 1 ’ nat“d~ o- suspended in whole or in part and the contractor may 

be declared ineligible for further Government contracts or federally 




7 


provided rn ixtLUw.,>.- 

rule , regulation, or order of the Secretary or laduj.-, 
otherwise provided by law. 

(7) The contractor will include the portion of- the sentence 
immediately preceding paragraph (1) and the provisions of para¬ 
graphs (1) through (7) in every subcontract or purchase order 
unless exempted by rules, regulations, or orders of the Secretary 
of Labor issued pursuant to section 204 of Executive Order 11246 
of September 24, 1965, so that such provisions will be binding * 
upon each subcontractor or vendor. The contractor will take such 
action with respect to any subcontract or purchase order as the 
administering agency nay direct as a means of enforcing such pro¬ 
visions, including sections for noncornpliar.ee: PROVIDED, HOWEVER, 
That in the event a contractor becomes involved' in, or is threatened 
with, litigation with a subcontractor or vendor as a result of 
such direction by the administering agency, the contractor nav 
request the United States to enter into such litigation to protect 
the interests of the United States. 



PAYMENT BOND 


KNOW ALL MEN BY THESE PRESENTS: that 

- RIETH-RILEY CONSTRUCTION COMPANY, INC. - 

(Name of Contractor) 

- 1633 SR 327 North County Line Rd., Huntertown, Indiana 46748 

(Address) 


(Corporationf^a^nership or Individual) 


hereinafter called Principal, 


rrnlted Pacific Insurance Company 


ame of Surety) 


and duly authorized to transact business in the State of Indiana, hereinafter 
Called Surety, are held and firmly bound unto the City of Fort Wayne, an 
Indiana Municipal Corporation in the penal sum of FORTY-FIVE THOUSAND, SEVEN 
HUNDRED AND SIXTY-SEVEN DOLLARS AND SEVENTY-FIVE CENTS --- 


for the payment whereof well and truly to be made, the Principal and the 

Surety bind themselves, their heirs, executors, administrators, successors and 
assigns, jointly and severally, firmly by these presents. 


THE CONDITION OF THIS OBLIGATION is such that whereas, the Principal 
entered into a certain contract with the Owner, dated the . day of 

gphrnary _, 19 81 , for the construction of: 

Resolution No. 5896-81 

To improve curb and sidewalks, where needed, on both sides of Creighton Avenue 
east of Hanna to west of Gay Street. 


at a cost of FORTY-FIVE THOUSAND, SEVEN HUNDRED AND SIXTY-SFVFN DO! I ARS ANn 

seventy-five cents---:_ 

($ 45,767.75- -), all according to. Fort Wayne Street Engineering 

Department plans and specifications. 

WHEREAS, said Surety, for value received, hereby stipulates and agrees that 
no change, extension of time, alteration, or addition to the terms of the con¬ 
tract or to the work to be performed thereunder, or the specifications accom¬ 
panying the same, shall in any way affect its obligation on this bond, and It 
does hereby waive notice of any such change, extension of time, alteration cr 
addition to the terms of the contract, or to the work or to the specifications, 
and 

WHEREAS, no final settlement between the Owner and the Contractor shdl 
abridge the right of any beneficiary hereunder, whose claim may be unsatisfied. 






















Payment Bond Page 2 


NOW, THEREFORE, if the Principal shall promptly make payment to all persons, 
firms, subcontractors, and corporations furnishing materials for or performing 
labor in the prosecution of the work provided for in such contract, and any 
authorized extension or modification thereof, including all amounts due fcr 
materials, lubricants, oil, gasoline, coal and coke, repairs on machinery, equip¬ 
ment and tools, consumed or used in connection with the construction of such 
work, and all insurance premiums on said work, and for all labor, performed 3n 
such work whether by subconstructor or otherwise, then this obligation shall te 
void; otherwise to remain in full force and effect. 

IN WITNESS WHEREOF, this instrument is executed in _counter- 

(number) 

parts, each one of which shall be deemed an original, this 25 day 
- February - _' m-ai 


(SEAL) 

ATTEST: RIETH-RILEY CONSTRUCTION COMPANY, IN C. 

Principal 



(Address) 


Witness as to Principal 


(Address) 


Witness as to Surety 


^.Unr t o d-Paoo r f - x c Insu - caace Comp any 


(Authorized Agent) 
Leonard E. Northrup 
— PwO. Box 523 - 

— Goshen,, I N 46-S26- 

(Address) 


(Address) 


NOTE: Date of Bond must not be prior to date of Contract. 

If Contractor is Partnership, all partners should execute bond. 


ATTACH POWER OF ATTORNEY 























UNITED PACIFIC INSURANCE COMPANY 

HOME OFFICE, TACOMA, WASHINGTON 

POWER OF ATTORNEY 

KNOW ALU MEN BY THESE PRESENTS, That the UNITED PACIFIC INSURANCE COMPANY, a corporation duly organized under the laws of the 
state of Washington, does hereby make, constitute and appoint Leonard E. Northrup of Goshen, Indiana 


its true and lawful Attorney-in-Fact, to make, execute, seal and deliver for and on its behalf, and as its act and deed any and all bonds and 
undertakings of Suretyship,,_ - _____ 


anti to bind the UNITED PACIFIC INSURANCE COMPANY thereby as fully and to the same extent as if such bonds and undertakings and other writings 
obligatory in the nature thereof were signed by an Executive Officer of the UNITED PACIFIC INSURANCE COMPANY and sealed and attested by one 
other of such officers, and hereby ratifies and confirms all that.its said Attorney (s)-in-Fact may do in pursuance hereof. 

This Power of Attorney is granted under and by authority of Article VII of the By-Laws of UNITED PACIFIC INSURANCE COMPANY which 
became effective September 7, 1978, which provisions are now in full force and effect, reading as follows: 

ARTICLE VII - EXECUTION OF BONDS AND UNDERTAKINGS 

1. The Board of Directors, the President, the Chairman of the Board, any Senior Vice President, any Vice President or Assistant Vice President 
or other officer designated by the Board of Directors shall have power and authority to (a) appoint Attorneys-in-Fact and to authorize them to execute 
on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof, and (b) 
to remove any such Attorney-in-Fact at any time and revoke the power and authority given to him. 

2. Attorneys-in-Fact shall have power and authority, subject to the terms and limitations of the power of attorney issued to them, to execute 
and deliver on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof. 
The corporate seal is not necessary for the validity of any bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory 
in the nature thereof. 


3. Attorneys-in-Fact shall have power and authority to execute affidavits required to be attached to bonds, recognizances, contracts of indem¬ 
nity or other conditional or obligatory undertakings and they shall also have power and authority to certify the financial statement of the Company and 
to copies of the By-Laws of the Company or any article or section thereof. 

This power of attorney is signed and sealed by facsimile under and by authority of the following Resolution adopted by the Board of Directors of 
UNITED PACIFIC INSURANCE COMPANY at a meeting held on the 5th day of June, 1979, at which a quorum was present, and said Resolution has not 
been amended or repealed: 


"Resolved, that the signatures of such directors and officers and the seal of the Company may be affixed to any such power of 
attorney or any certificate relating thereto by facsimile, and any such power of attorney or certificate bearing such facsimile 
signatures or facsimile seal shall be valid and binding upon the Company and any such power so executed and certified by 
facsimile signatures and facsimile seal shall be valid and binding upon the Company in the future with respect to any bond or 
undertaking to which it is attached." 

Asst, 


IN WITNESS WHEREOF,the UNITED PACIFIC INSURANCE COMPANY has caused these presentsto be signed by its Vice President, and i 
seal to be hereto affixed, this 12th day of September 1980- 


STATE of •Pennsylvania 
county of Philadelphia 



UNITED PACIFIC INSURANCE COMPANY 

Asst. Vice President 


corporate 


On this 12th Asst day of September , 1980. personally appeared W. F. Brunner 

to me known to be the Vice-President of the UNITED PACIFIC INSURANCE COMPANY, and acknowledged that he executed and attested the fore¬ 


going instrument and affixed the seal of said corporate 
Resolution, set forth therein, are still in full force. 

My Commission Expires: 

May 7,1984 


i, P. D. Crossetta 
above and foregoing is i 
force and effect. 


l thereto, and that Article VII, Section 1, 2, and 3 of the By-Laws of said Company, and the 





Notary Public in and for State of 
Residing at Philadelphia 


Pennsylvania 


/Assistant Secretary of the UNITED PACIFIC INSURANCE COMPANY, do hereby certify that the 
correct copy of a Power of Attorne^executed by said UNITED PACIFIC INSURANCE COMPANY, which is still in full 


d and s£%\of said Company this c2- b day of 


IN WITNESS WHEREOF, I have 


19 l U 












PERFORMANCE AND GUARANTEE BOND. 


KNOW ALL MEN BY THESE PRESENTS, that we RIETH-RILEY CONSTRUCTION CO.. INC 

as Principal, and the united Pacific insurance Company _ 

__ . _ , a corporation organized under the laws of the 

State of Washington _, and duly authorized to transact business in the 

State of Indiana, as Surety, are held firmly bound unto the. City of Fort Wayne, 
Indiana, an Indiana Municipal Corporation in the sum of FORTY-FIVE THOUSAND, 
SEVEN HUNDRED AND SIXTY-SEVEN DOLLARS AND SEVENTY-FIVE CENTS_ 

( $ 45s.767.75 __ ), for the payment whereof well and truly to be made, 

the Principal and Surety bind themselves, their heirs, executors, administrators, 
successors and assigns, jointly and severally, firmly by these presents. The 
condition of the above obligation is such that 

t WHEREAS, the Principal did on the 25th day of February _ , 1 9 81 , 

enter into a contract with the City of Fort Wayne to construct 

Resolution No. 5896-81 

To improve curb and sidewalks, where needed, on both sides of Creighton Avenue 
east of Hanna to west of Gay Street. 


at a cost of $ 45.767.75 _, according to certain plans and specifications 

prepared by or approved by the City. 

WHEREAS, the grant of authority by City to so construct such improvement 
provides: 

1. That said improvement shall be completed according to said plans and 
specifications, and contractor shali warrant and guarantee all work, mater- 
ial, and conditions of the improvement for a period of three (3) years from 
the date of final acceptance in writing by the Owner; 

2. There shall be filed with the City, within thirty (30) days after comple¬ 
tion, a Completion Affidavit; 

3. Said Principal is required to agree to make such adjustments, modifica¬ 
tions, and repairs as required by the City within thirty (30) days after 
notice. 















^WHEREAS, said Surety, for value received, hereby stipulates and agrees that 
no change, extension of time, alteration, or addition to the terms of the con¬ 
tract or to the work to be performed thereunder, or the specifications accom¬ 
panying the same, shall in any way affect its obligation on this bond, and it 
does hereby waive notice of any such change, extension of time, alteration or 
addition to the terms of the contract, or to the work or to the specifications. 


NOW THEREFORE, if the principal shall faithfully perform all of the terms and 
conditions required of it by the contract and shall for three (3) years after 
acceptance of said improvement by City warrant and guarantee said improvement 
and shall indemnify the City for all loss that City may sustain by reason of the 
Principal’s failure .to comply with any of the terms of the authorization, then 
this obligation shall be void, otherwise it shall remain in full force and effect. 


ATTEST: 

</ S^U-urd-v-C^ 

(Title) ^ ‘ 


*lf signed by an agent, power of 
attorney must be attached 


RIETH-RILEY CONSTRUCTION COMPANY, INC. 


l Contractor) 

BY: YLn C 

yCA- 

ITS: 



United Pacific insurance Compa ny - 

Surety 




M6l Q£q .u> 


"Authorized Agent Letondrd E . North- 
(Attorney-in-Fact) « ■. y rup 


ATTACH POWER OF ATTORNEY 
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UNITED EA.CIFIC INSURuATsTCB COMPANY 

HOME OFFICE, TACOMA, WASHINGTON 

POWER OF ATTORNEY 

KNOW ALL MEN BY THESE PRESENTS, That the UNITED PACIFIC INSURANCE COMPANY, a corporation duly organized under the laws of the 
State of Washington, does hereby make, constitute and appoint Le0 nard S. NorthrUp Of Goshen, Indiana 


its true and lawful Attorney-in-Fact, to make, execute, seal and deliver for and on its behalf, and as its act and deed any and all bonds and 
.undertakings of Suretyship,_ : _ ■ _ 



and to bind the UNITED PACIFIC INSURANCE COMPANY thereby as fully and to the same extent as if such bonds and undertakings and other writings 
obligatory in the nature thereof were signed by an Executive Officer of the UNITED PACIFIC INSURANCE COMPANY and sealed and attested by one 
other of such officers, and hereby ratifies and confirms all that its said Attorney(s)-in-Fact may do in pursuance hereof. 


This Power of Attorney is granted under and by authority of Article VII of the By-Laws of UNITED PACIFIC INSURANCE COMPANY which 
became effective September 7,1978, which provisions are now in full force and effect, reading as follows: 

ARTICLE VII - EXECUTION OF BONDS AND UNDERTAKINGS 

1. The Board of Directors, the President, the Chairman of the Board, any Senior Vice President, any Vice President or Assistant Vice President 
or other officer designated by the 8oard of Directors shall have power and authority to (a) appoint Attorneys-in-Fact and to authorize them to execute 
on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof, and (b) 
to remove any such Attorney-in-Fact at any time and revoke the power and authority given to him. 

2. Attorneys-in-Fact shall have power and authority, subject to the terms and limitations of the power of attorney issued to them, to execute 
and deliver on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof. 
The corporate seal is not necessary for the validity of any bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory 
in the nature thereof. 


3. Attorneys-in-Fact shall have power and authority to execute affidavits required to be attached to bonds, recognizances, contracts of indem¬ 
nity or other conditional or obligatory undertakings and they shall also have power and authority to certify the financial statement of the Company and 
to copies of the By-Laws of the Company or any article or section thereof. 

This power of attorney is signed and sealed by facsimile under and by authority of the following Resolution adopted by the Board of Directors of 
UNITED PACIFIC INSURANCE COMPANY at a meeting held on the 5th day of June, 1979, at which a quorum was present, and said Resolution has not 
been amended or repealed: 


"Resolved, that the signatures of such directors and officers and the seal of the Company may be affixed to any such power of 
attorney or any certificate relating thereto by facsimile, and any such power of attorney or certificate bearing such facsimile 
signatures or facsimile seal shall be valid and binding upon the Company and any such power so executed and certified by 
facsimile signatures and facsimile seal shall be valid and binding upon the Company in the future with respect to any bond or 
undertaking to which it is attached." 

Asst. 

IN WITNESS WHEREOF, the UNITED PACIFIC INSURANCE COMPANY has caused these presents to be signed by its Vice President, and it 


si to be hereto affixed, this 12th day of September 


19 80- 


UNITED PACIFIC INSURANCE COMPANY 


state of Pennsylvania 
county of Philadelphia 



A'- £1 ZJZl 


Asst . Vice President 


On this 12th da v° f September , 1980. personally appeared w. F. Brunner 

to me known to be the Vice-President of the UNITED PACIFIC INSURANCE COMPANY, and acknowledged that he executed and attested tf 
going instrument and affixed the seal of said corporation thereto, and that Article VII, Section 1, 2, and 3 of the By-Laws of said Company, « 
Resolution, set forth therein, are still in full force. 


May 7. i 9 84 






Notary Public in and for State of 
Residing at Philadelphia 


Pennsylvania 


I, P. D. Crossetta , Assistant Secretary of the UNITED PACIFIC INSURANCE COMPANY, do hereby c. 

above and foregoing is a true and correct copy of a Power of Attorne^executed by said UNITED PACIFIC INSURANCE COMPANY, whic 
force and effect. 

into set my hand and f^xq^£g^sjij|of said Company this S-tS" 

Assistant Secretary^-.. — g _ 


IN WITNESS WHEREOF, I 


BDU-1431 Ed. 










Admn. Appr. 


DIGEST SHEET f) ^ 

TITLE OF ORDINANCE Street Improvement Resolution 5896-81 Creighton Avenue. 


DEPARTMENT REQUESTING ORDINANCE _BOARD OF PUBLIC WORKS 


SYNOPSIS OF ORDINANCE S treet Improvement Resolution 5896-81. Curb and Sid ewalks, 

where needed, on both sides of Creighton Avenue east of Hanna to west of Gay Street. 
Rieth-Riley Construction Company, Inc. Contractor. 


EFFECT OF PASSAGE Creighton Avenue will be improved, where, needed, with new 
curbs and sidewalks. 


EFFECT OF NON—PASSAGE The above described will not occur. 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $ 45,767.75 which will 
be paid for out of Community Development & Planning Funds. 


ASSIGNED TO COMMITTEE (PRESIDENT) 



























